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BILL NO. S-86-12- of 


SPECIAL ORDINANCE NO. 5--2/2-/% 


AN ORDINANCE approving the Miscellaneous 
Bid for Aspen Court Cul-De-Sac Repair 
Pavement, Res. 46070-86, with Mergy 
Construction Company, Inc., in con- 
nection with the Board of Public Works 
and Safety of the City of Fort Wayne, 
Indiana. 





NOW, THEREFORE, BE IT ORDAINED BY THE COMMON GOUNCIL 
OF THE CITY OF FORT WAYNE, INDIANA: 

SECTION 1. That the Miscellaneous Bid for Aspen Court 
Cul-De-Sac Repair Pavement, Res. 46070-86, with Mergy Constructio 
Company, Inc., in connection with the Board of Public Works and 
Safety of the City of Fort Wayne, respectfully for: 

the miscellaneous invitational bid 

for Aspen Court Cul-De-Sac Pavement 

Removal and Replacement (West side) 

is as per the attached drawing; 
involving a total cost of Twelve Thousand One Hundred Fifty and 
50/100 Dollars ($12,150.50), all as more particularly set forth 
on attached Bid Tab Sheet, which is on file in the Office of 
the Board of Public Works and Safety, and is by reference incor- 
porated herein, made a part hereof, and is hereby in all things 
ratified, confirmed and approved. 

SECTION 2. That this Ordinance shall be in full force 


and effect from and after its passage, and any and all necessary 


approval by the Mayor. 
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Passed and adopted by the Common Council o£ the City of Fort 
Wayne, Indiana, ав (ANNEXATION) —— (APPROPRIATION) (GENERAL). 
(SPECIAL) (ZONING MAP) ORDINANCE (RESOLUTION) NO. | I 
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WIN MOSES, JR., MAYOR 
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TO: Board of Works & Safety 
FROM: Mel Salyer, Street Engineering 
SUBJECT: Aspen Court Cul-De-Sac Repair Pavement 


DATE: December 2, 1986 


Bids were received on the above miscellaneous work. Mergy Construction was 
low with their bid of $12,150.50 which is 6.6% below the engineer's estimate. 


Street Engineering requests a purchase order be issued to Mergy Construction 
in the amount of $12,150.50. Please send Street Engineering a copy of the 


purchase order for our files. 


Thank you. 





Mel Salyer 
Street Engineeríng 


cc: Carl O'Neal 
Jess Yoder 
Compliance Officer 
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The City of Fort Wayne Pru 





November 24, 1986 
MISCELLANEOUS INVITATIONAL BID 





Mr. Henry Gaines, Sr. President Mr. Pat Hipskind, Pres. 

Gaines Construction Co., Inc. Hipskind Concrete Co. 

217 W.Washington Center Road 5502 Mason Drive 

Fort Wayne, IN 46825 Fort Wayne, IN 46809 

Ms. Bonnie Mergy, President Ms. Norma O'Neal 

Mergy Construction Co., Inc. President 

2235 Butler Road Continental Construction 

Fort Wayne, IN 46808 5033 Ranch Rd., Route #1 
Leo, IN 46765 

Emil Holliday _ Tomco Construction 

3220 Crescent Ave. 1034 Oakland 

Fort Wayne, IN 46805 Fort Wayne, IN 46808 

Gentlemen/Madam: 


Please submit unit cost and total for the work described as 
follows: ASPEN COURT CUL-DE-SAC 





NAME OF CONTRACTOR: DATE: we 
QUANTITY 6 DESCRIPTION UNIT COST TOTAL COST 
1) 343 Sq.Yd. Concrete Removal SE ue / ЖЕ 2 
2) 162 Ton #53 Crushed Stone Е 
Compacted Идо С = 
3) 343.89. Xd. 7" (High-Early) PP" 
7 Bag Mix Concrete 4000 PSI uU 0 Өз ЯҒЫ SEM 
4)%100 Sq. Yd. Seeding, Mulch & E. ы 22 
Fertilizer PATA, > AGGA 
a= © 
TOTAL: Lo" WS Den 


These bids should be returned to Street Engineering Department, 
Room 740, City County Building by December 1, 1986. 


This work will be awarded by purchase order and construction 
must be completed within '30 days after the date stamped on the 
Purchase Order. Please see Special Requirements for Contractor 
attached. 


Sincerely, En pe O. 


Kevin M. Okleshen j i 
Street Engineering рерёп Equal Opportunity Employer Encl: KMO:zk 
One Main Street, Fort Wayne, Indiana 46802 
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November 24, 1986 
MISCELLANEOUS INVITATIONAL BID 





Mr. Henry Gaines, Sr. President ^" Mr. Pat Hipskind, Pres. 

Gaines Construction Co., Inc. Hipskind Concrete Co. 

217 W.Washington Center Road 5502 Mason Drive 

Fort Wayne, IN 46825 Fort Wayne, IN 46809 

Ms. Bonnie Mergy,. President AM Ms. Norma O'Neal 

Mergy Construction Co., Inc. President, 

2235 Butler Road Continental Construction 

Fort Wayne, IN 46808 5033. Ranch Rd., Route: #1 
: Leo, IN 46765 

Emil Holliday Tomco Construction 

3220 Crescent Ave. 1034 Oakland 

Fort Wayne, IN 46805 Fort Wayne, IN 46808 

Gentlemen/Madam: 


Please submit unit cost and total for the work described as 
follows: ASPEN COURT CUL-DE-SAC 


NAME OF CONTRACTOR: Tomas £oust. бо Twe. DATE: li- 26- glo 
баты тар CI ee ee SR LIGĄ MM аа ао A —————— —————————— 
QUANTITY & DESCRIPTION UNIT COST TOTAL COST 
m oy , 12. 
1) 343 Sq.Yd. Concrete Removal e 2 0232. 
o 
2) 162 Ton #53 Crushed Stone oś 12 
Compacted 25; i £18 
2 oo 
3) 343.Sqd. Yd. 7" (Bigh-Early) us eo ha = 
7 Bag Mix Concrete 4000 PSI > /0 276 
4) 100 Sq. Yd. Seeding, Mulch 6 | go 20e 
Fertilizer ж d 242 
ZZ 
TOTAL: | S 026. —— 
"yc ET ZEE W CMS 


These bids should be returned to Street Engineering Department, 
Room 740, City County Building by December 1, 1986. 


This work will be awarded by purchase order and constriction 
must be completed within 30 days after the date stamped on the 
Purchase Order. Please see Special Requirements for Contractor 
attached. 


Sincerely, Га m OE e 


Kevin M. Okleshen | 4 
Street Engineering Depón Equal Opportunity Employer Encl: KMO:zk 
One Main Street, Fort Wayne, Indiana 46802 
pe A 


IMPROVEMENT RESOLUTION 





FOR STREET REPLACEMENT 





NO. 6070-86 


RESOLVED BY THE BOARD OF PUBLIC WORKS AND SAFETY OF THE CITY OF 
FORT WAYNE, INDIANA, 


That it is deemed necessary to improve ASPEN COURT CUL-DE-SAC 
PAVEMENT REMOVAL AND REPLACEMENT (WEST SIDE) AS PER ATTACHED 
DRAWING. 


all in accordance with the profile, details, drawings, and 
specifications on file in the office of the Department of Public 


Works and Safety of said City; and such improvement is now 
ordered. 


It is hereby found by said Board of Public Works and Safety that 
all benefits accruing hereunder will be to the general public of 
the City of Fort Wayne and that no special benefits will accrue 
to any property owner adjoining said improvement or otherwise 
assessable under said improvement. The cost of said improvement 
shall be paid 100$ by the City of Fort Wayne. 


Adopted, this 5 ^4— day of WY PB ng A5 1 


BOARD OF PUBLIC WORKS & SAFETY 


sehn K QU ——- 








ATTEST: 
Secretary and Clerk 
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; Admn. Anpr. 


TITLE OF ORDINANCE Miscellaneous invitational bid for Aspen Court Cül-De-Sac Repair 
; ee. СТОЕВ ак ы ыт. ааа 


DEPARTMENT REQUESTING ORDINANCE 70 Of Public Werke & Safety 





SYNOPSIS OF ORDINANCE The miscellaneous invitational bid for As Court Cul-De-Sac 


Е 1 and replacement (west side) is as the attached drawing. 


x: Ir gy was the low bidder as E the e; bid tab sheet. 
































Improvement of Aspen Court Cul-De-Sac Pavement Removal & Replace 








EFFECT OF NON-PASSAGE 





MONEY INVOLVED (DIRECT COSTS, EXPENDITURE, SAVINGS) $12,150.50 


OO ccc c rrr ccc 0 c cj 
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BILL NO. S-86-12-08 


RAL AT M 
REPORT OF THE COMMITTEE ON PUBLIC WORKS 
WE, YOUR COMMITTEE ON PUBLIC WORKS TO WHOM WAS 
ER AI 
REFERRED AN (ORDINANCE) (RÉSGEUSXOK) approving the 


Miscellaneous Bid for Aspen Court Cul-De-Sac Repair 

Pavement, Res. 6070-86, with Mergy Construction Company, Inc.; 

in connection with the Board of Public Works and Safety of the 

City of Fort Wayne, Indiana 
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HAVE HAD SAID (ORDINANCE) (RESOLUPLON) UNDER CONSIDERATION AND BEG 


V è 
LEAVE TO REPORT BACK TO THE COMMON COUNCIL THAT SAID (ORDINANCE) 


(RESOMIXKKOM) 





THOMAS C. HENRY 
CHAIRMAN 


DONALD J. SCHMIDT 
VICE CHAIRMAN R. 


MARK E. GiaQUINTA 


PAUL M. BURNS 
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) >) 
CONCURRED IN / A ZIE: SANDRA E. KENNEDY 
CITY CLERK 


